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Copy a of 
2 0 MAR 1967 


25X1 A 


MEMORANDUM FOR 

SUBJECT 

REFERENCE 


Comptroller, Office of Special Activities 

U-2R Aircraft Delivery Schedule 

FV 68-73 NRO Program Call, 14 March 1967, 

25X1 A 


25X1 A 


1. 


During conv ersation between 
bn 16 March 1967 


rx — was agreeu — cira c — 
Deputy for Research and Development, OSA would provide the 
current monthly delivery schedule of U-2R aircraft. The 
table below contains the aircraft rollout schedule: 


Article 

Month 

#1 

August 1967 

#2 

November 1967 

#3 

January 1968 

#4 

March 1968 

# 5 

April 1968 

# 6 

May 1968 

# 7 

June 1968 ; 

#8 

July 1968 

#9 

August 1968 

#10 

September 1968 

#11 

October 19,68 

#12 

November 1968 


i 

1 

! 

I 


) 


I 

1 


2. Also provided (attachment) is the/ current U-2R 
Program Schedule which should be useful in preparing the 
OSA response to the reference. 


Att : Program Schedule 
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Research and Development 
Office of Special 
Activities 
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IDEA-0229-67 


25X1 A 


AlP/R&D/ OS A :hraj (17 Mar 67) 
Distribution : 

1 - COMPT/OSA 

2 - BPD/COMPT/OSA 

3 - D/R&D/OSA 

4 - D/R&D/OSA (Chrono) 

5 — RB/ OSA iaJ/ o oC? 7~ ' 
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